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10 April 1963 


TEMORANDYM FOR: Conptroller 


SUBJECT : Request for Additional FY 64 Funds and Personnel 
Celling 


Thds is to request FY €4 funds and ceili 
authorizations to permit priority acquisi- 
tton and installation of an IBM 7090 large- 
acale actentific computer. 


1. Needs exiat in\all four of the Agency's Deputy Directorates 
for large-scale ecientific computing support. The most imperative of 
these, in terms of time, Atems from the DD/R. Dr. Scoville has 
requested me, in a memo dated 4 April 1963, te procure under the high- 
ast governmental priority a \argeescale aciantific computer for 
installation in the Headquarters Building. Deadlines on thia procure- 
ment action are critically short. Installation of the machine mat 
take place no later than July 193 to meet the DD/R operational 
requirements. (Dr. Scoville's medorandum, which 1s "special channels", 
will be made available to you separgtely yon your request.) 


2. To meet this DD/R need and other scientific computing require~ 
ments of the Agency, the ADPS has seleacbed the IPM 7090 computer. 
The TEM JO90 will become a part of the cdmputer center now operated 
by the ADPS. This center already contains \IBM 1410 and 1401 computers. 
The IBM 7090 must be collocated with the 1420 end 1401 computers in a 
new computer site in the Headquarters Building These machines will 
be operationally interdependent. 

3, The Agency has not specifically provided RY 64 funds o 20s 
personnel authorizations for this new Tequirement. | 


additions) collins ns ditions and(__ dis addititsnal funds will 9 555) 
be required by the to acquire, install, and operate the TBM 7090. 

&, It is most urgent thet a letter of intent to the\IBM Corpora- 
tion for this equipment be issued at the earliest possible Wate to 
permit IBM to meet the July 1963 installation schedule. 
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5. attachwent A contains additional detail on this requirement. 


x L. KX. WHITE 
‘ Deputy Director 
(Support } 
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computing support to OSI analysts. 
The major areas of Interest to OSI are: 


25X11 
3. Ep/s 
There are two 7090-type areas of interest presently identified 
in the DD/S: 
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3, Emediate ra" Ens to Pence Oe, anc iA Ls an 5 aa OO bs } 196 
i. Approval and Authorization 
Agency management must approve priority acquisition of an TEM 
7650 end authorize AIPS to place a Government priority order 
With the TBM Corporation now. 
2. Equipment Order 
AEE must determine suitable hardware\configuretion and 
a forum order with TEM for priority adiivery in July 1963. 
3. Space 
A suitable sits in the Headquarters Building \for the CIA 
25X11 Computer Center must be designated. ‘This Center house the 
7090, og, RR Lage and the} ters 
25x11 These 1 ve operationally interdependir 
partially excepted) and must therefore be collocaked, 
25X1 
Computer Room. 5,750 6q, RN. 
Tape Library TOO 
Supplies 400 
Operations Personnel 600 
Key Pamech Roan 1,200 
TEM Service Engineers Roan 
P aq. ft. 


~ 2 « 


Approved For Release 2006/07/18 : CIA-RDP84-00780R000200010040-7 


25X11 


~ 25X1 


Approved For Release oe SEPER 


Tha alte for the CLA Computer Center must be designated by 
early May 1963, 80 that site preparation (false floors, power, 
sir conditioning, etc.) can be completed in July 1963. 
4. \ Personnel. 
e the proposed centralized Office of Computer Services 
ean\draw on skilie already on board to staff major 
don of CIA computing capabilities, on dedditions 
al ce positions will be required. 


EN Programmers 25x1 
x ZBM 709) Operators 
dling positions 


(ystems is, additional programming, data preparation, and 
management will be drawn from the proposed Office of Com- 
puter Services.) 


5. Budget 
FY-64 fumds must be ked for this acquisition as follows: 


25X11 


6. Havdware installation 


Installation in Computer Canter of the\ TBM 7090, and 
relocation of the k10/1401 (already in Hbadquarters 
Building) must be eted in July 1963, 


7. Recruitment end Training 


ADPS will continue its recruitment and training of 
required for scientific camputing on the IBM 7090. 
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